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SECTION SF 30 BLOCK 14 CONTINUATION PAGE 


SUMMARY OF CHANGES 


SECTION SF 30 - BLOCK 14 CONTINUATION PAGE 


The following have been added by full text: 
MOD P00001 


The purpose of this modification is to make the following changes: 
1) The Contract Administrator (Item 7) has changed from S$1403A to W911SR. 


2) The period of performance (PoP) for CLIN 0005 has been updated. The PoP for CLIN 
0005 has been changed to 29 April 2020 to 31 July 2020. 


3) Incorporate the following Contract Data Requirements List (CDRLs) as follows: 


Special Equipment Tools & Test Equipment List 
Record of Meeting Minutes 

Mobile Labs 

Training Materials 

Contract Summary Report 

COTS Manuals & Associated Supplemental Data 
Parts List 

Safety Assessment Report 


So mono op 


4) Packaging and Marking Instructions are included in Section D. 


5) Except as provided herein, all other terms and conditions remain unchanged. 


SECTION A - SOLICITATION/CONTRACT FORM 


The following have been modified: 

CONTRACT SUMMARY 
1. W911SR-20-F-0054 is a Firm Fixed Price (FFP) contract awarded to MRIGlobal for 
procurement of three (3) Mobile Medical Laboratories that will allow for safe sample processing 
used to detect and/or isolate individuals infected with COVID-19. 


2. The first (1st) Mobile Medical Laboratory (CLIN 0001) shall be delivered to the Government 
designated location within 7 -14 calendar days after contract award. The second (2nd) Mobile 
Medical Laboratory (CLIN 0002) shall be delivered to the Government designated location no 
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later (NLT) than four (4) weeks after contract award. Final delivery of the third (3rd) Mobile 
Medical Laboratory shall be delivered to the Government designated location no later than seven 
(7) weeks after contract award. 


Mobile Medical Lab Location Schedule 
lst Shipment ACC-APG Edgewood* NLT 7-14 ACA 
2nd Shipment ACC-APG Edgewood* NLT 4 weeks ACA 
3rd Shipment ACC-APG Edgewood* NLT 7 weeks ACA 


*Please note the delivery locations are subject to change. 


3. The Contract Data Requirements List (CDRLs) will be provided AFTER award due to the 
urgency of this requirement. 


4. The Points of Contact for this requirement are provided below: 


Contracting Officer: 
Contract Specialist: [a 
Contracting Officer’s Representative: 9G iy 


5. Contact Information for the COR is provided below. 


JPEO-CBRND 
8228 Scully Rd. 
Aberdeen Proving Ground (APG), MD 21010 


SECTION D - PACKAGING AND MARKING 


The following have been added by full text: 
MOD P00001 PKG AND MARKING 


The contract upon which this delivery order is issued, W911QY18D0115 P0001, states at 
Section D that packaging and marking is to be identified in each individual RDAP task/delivery 
order. In accordance with the terms of the contract, what follows are the pertinent marking 
instructions for this delivery order: Contractor shall not mark the exterior of delivered items 
with its proprietary logos or symbols, and shall promptly remove any such marking or logo at its 
own expense, and subject to inspection by the Government. 


SECTION F - DELIVERIES OR PERFORMANCE 


The following Delivery Schedule item for CLIN 0005 has been changed from: 


DELIVERY DATE QUANTITY 


POP 29-APR-2020 TO N/A 
28-MAY-2021 


To: 


DELIVERY DATE QUANTITY 


POP 29-APR-2020 TO N/A 
31-JUL-2020 


W911QY18D0115 
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SHIP TO ADDRESS DODAAC / 
CAGE 
JPEO-CBRND W58YLG 


8228 SCULLY RD 
ABERDEEN PROVING GROUND MD 21010 


FOB: Destination 


SHIP TO ADDRESS DODAAC / 
CAGE 
JPEO-CBRND WS58YLG 


8228 SCULLY RD 
ABERDEEN PROVING GROUND MD 21010 


FOB: Destination 


SECTION J - LIST OF DOCUMENTS, EXHIBITS AND OTHER ATTACHMENTS 


The below Table of Contents has been added 


Exhibit/Attachment Table of Contents 


DOCUMENT TYPE DESCRIPTION 

Exhibit 001 CDRL Special Equipment 

Exhibit 002 CDRL Start of Work 
Meeting 

Exhibit 003 CDRL Operational Test 

Exhibit 004 CDRL A004 Training 
Materials 

Exhibit 005 CDRL SOP 

Exhibit 006 CDRL Program Report 

Exhibit 007 CDRL Commercial Part 
#S 

Exhibit 008 CDRL SAR 


(End of Summary of Changes) 
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SECTION SF 30 BLOCK 14 CONTINUATION PAGE 


SUMMARY OF CHANGES 


SECTION F - DELIVERIES OR PERFORMANCE 


W911QY18D0115 


The following Delivery Schedule item for CLIN 0002 has been changed from: 


DELIVERY DATE QUANTITY 
27-MAY-2020 1 

To: 
DELIVERY DATE QUANTITY 
27-MAY-2020 1 
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SHIP TO ADDRESS DODAAC / 
CAGE 
JPEO-CBRND WS58YLG 
(D) (6) 
8228 SCULLY RD 


ABERDEEN PROVING GROUND MD 21010 


(b) (6) 
FOB: Destination 


SHIP TO ADDRESS DODAAC / 

CAGE 
EDGEWOOD CHEMICAL ACT. W56SQE 
EDGEWOOD CHEMICAL ACT. 


ABERDEEN PROVING GROUND MD 21005 


(b) (6) 
FOB: Destination 


The following Delivery Schedule item for CLIN 0003 has been changed from: 


DELIVERY DATE QUANTITY 
17-JUN-2020 1 

To: 
DELIVERY DATE QUANTITY 
17-JUN-2020 1 


SHIP TO ADDRESS DODAAC / 
CAGE 

JPEO-CBRND W58YLG 

() (6) 

8228 SCULLY RD 


ABERDEEN PROVING GROUND MD 21010 


(b) (6) 
FOB: Destination 


SHIP TO ADDRESS DODAAC / 

CAGE 
EDGEWOOD CHEMICAL ACT. WS56SQE 
EDGEWOOD CHEMICAL ACT. 


8228 SCULLY ROAD 
ABERDEEN PROVING GROUND MD 21010 
FOB: Destination 


W911QY18D0115 


The following Delivery Schedule item for CLIN 0004 has been changed from: 


DELIVERY DATE QUANTITY 
17-JUN-2020 1 

To: 
DELIVERY DATE QUANTITY 
17-JUN-2020 1 
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SHIP TO ADDRESS DODAAC / 
CAGE 
JPEO-CBRND W58YLG 
(D) (6) 
8228 SCULLY RD 


ABERDEEN PROVING GROUND MD 21010 


(b) (6) 
FOB: Destination 


SHIP TO ADDRESS DODAAC / 

CAGE 
EDGEWOOD CHEMICAL ACT. W56SQE 
EDGEWOOD CHEMICAL ACT. 


ABERDEEN PROVING GROUND MD 21005 


(b) (6) 
FOB: Destination 


The following Delivery Schedule item for CLIN 0005 has been changed from: 


DELIVERY DATE QUANTITY 


POP 29-APR-2020 TO N/A 
31-JUL-2020 


To: 


DELIVERY DATE QUANTITY 


POP 29-APR-2020 TO N/A 
31-JUL-2020 


SHIP TO ADDRESS DODAAC / 
CAGE 

JPEO-CBRND WS8YLG 

toe 

8228 SCULLY RD 


ABERDEEN PROVING GROUND MD 21010 


(b) (6) 
FOB: Destination 


SHIP TO ADDRESS DODAAC / 

CAGE 
EDGEWOOD CHEMICAL ACT. W56SQE 
EDGEWOOD CHEMICAL ACT. 


ABERDEEN PROVING GROUND MD 21005 


(b) (6) 
FOB: Destination 


SECTION G - CONTRACT ADMINISTRATION DATA 
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The following have been modified: 


252.232-7006 WIDE AREA WORKFLOW PAYMENT INSTRUCTIONS (DEC 2018) 


(a) Definitions. As used in this clause— 


“Department of Defense Activity Address Code (DODAAC)” is a six position code that uniquely identifies a unit, 
activity, or organization. 


“Document type” means the type of payment request or receiving report available for creation in Wide Area 
WorkFlow (WAWF). 


“Local processing office (LPO)” is the office responsible for payment certification when payment certification is 
done external to the entitlement system. 


“Payment request” and “receiving report” are defined in the clause at 252.232-7003, Electronic Submission of 
Payment Requests and Receiving Reports. 


(b) Electronic invoicing. The WAWF system provides the method to electronically process vendor payment requests 
and receiving reports, as authorized by Defense Federal Acquisition Regulation Supplement (DFARS) 252.232- 
7003, Electronic Submission of Payment Requests and Receiving Reports. 


(c) WAWF access. To access WAWF, the Contractor shall— 


(1) Have a designated electronic business point of contact in the System for Award Management at 
https://www.sam.gov; and 


(2) Be registered to use WAWE at https://wawf.eb.mil/ following the step-by-step procedures for self-registration 
available at this web site. 


(d) WAWF training. The Contractor should follow the training instructions of the WAWF Web-Based Training 
Course and use the Practice Training Site before submitting payment requests through WAWF. Both can be 
accessed by selecting the “Web Based Training” link on the WAWF home page at https://wawf.eb.mil/. 


(e) WAWF methods of document submission. Document submissions may be via web entry, Electronic Data 
Interchange, or File Transfer Protocol. 


(f) WAWF payment instructions. The Contractor shall use the following information when submitting payment 
requests and receiving reports in WAWF for this contract or task or delivery order: 


(1) Document type. The Contractor shall submit payment requests using the following document type(s): 
(i) For cost-type line items, including labor-hour or time-and-materials, submit a cost voucher. 
(ii) For fixed price line items— 


(A) That require shipment of a deliverable, submit the invoice and receiving report specified by the Contracting 
Officer. 


Invoice and Receiving Report (Combo) 
Progress Payments 
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(B) For services that do not require shipment of a deliverable, submit either the Invoice 2in1, which meets the 
requirements for the invoice and receiving report, or the applicable invoice and receiving report, as specified by the 
Contracting Officer. 

(iii) For customary progress payments based on costs incurred, submit a progress payment request. 

(iv) For performance based payments, submit a performance based payment request. 


(v) For commercial item financing, submit a commercial item financing request. 


(2) Fast Pay requests are only permitted when Federal Acquisition Regulation (FAR) 52.213-1 is included in the 
contract. 


[Note: The Contractor may use a WAWF “combo” document type to create some combinations of invoice and 
receiving report in one step.] 


(3) Document routing. The Contractor shall use the information in the Routing Data Table below only to fill in 
applicable fields in WAWF when creating payment requests and receiving reports in the system. 


Routing Data Table* 
Field Name in WAWF Data to be entered in WAWF 
Pay Official DoDAAC HQ0339 
Issue By DoDAAC WOILISR 
Admin DoDAAC** S$1403A 
Inspect By DoDAAC WS6SQE. 
Ship To Code WS56SQE. 
Ship From Code 21165 
Mark For Code N/A 
Service Approver (DoDAAC) W56SQE 
Service Acceptor (DoDAAC) W56SQE 
Accept at Other DoDAAC N/A 
LPO DoDAAC N/A 
DCAA Auditor DoDDAAC N/A 
Other DoDAAC(s) N/A 


(4) Payment request. The Contractor shall ensure a payment request includes documentation appropriate to the type 
of payment request in accordance with the payment clause, contract financing clause, or Federal Acquisition 
Regulation 52.216-7, Allowable Cost and Payment, as applicable. 

(5) Receiving report. The Contractor shall ensure a receiving report meets the requirements of DFARS Appendix F. 


(g) WAWF point of contact. 


(1) The Contractor may obtain clarification regarding invoicing in WAWF from the following contracting activity’s 
WAWF point of contact. 
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Contracting Officer: |] 
Contract Specials: i) 


(2) Contact the WAWE helpdesk at 866-618-5988, if assistance is needed. 


(End of clause) 


(End of Summary of Changes) 


CONTRACT DATA REQUIREMENTS LIST Form Approved 
(1 Data Item) OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to average 110 hours per response, including the time for reviewing instructions, searching existing data 
the regarding this burden estimate or any other aspect 


sources, gathering and maintaining the data needed, and completing and reviewing collection of information. Send comments 
of in suggestions for reducing the burden, to Department of Defense, Washington Head: Services, Directorate for Information Operations 


A. CONTRACT TINE ITEM NO. B. acing Cc. en 
CLIN 0003 CLIN 1003 CLIN 2003 
D. SYSTEM/ITEM E. CONTRACT/PR NO. F. CONTRACTOR 
COVID-19 Mobile Lab MRIGlobal 
17. PRICE GROUP 


2. TITLE OF DATA ITEM 3. SUBTITLE 
Report, Record of Meeting/Minutes Start Of Work Meeting Minutes and Slides 
. AUTHORITY (Data Acquisition Document 5. CONTRACT REFERENCE 6. REQUIRING OFFICE 18. ESTIMATED 
DI-ADMN-81505 PWS Paragraph 3.2 SFAE-CBD-SEN-ARS TOTAL PRICE 
7. DD 250 REQ 9. DIST STATEMENT 10. FREQUENCY 2. DATE OF FIRST a DISTRIBUTION 


REQUIRED SUBMISSION 
asad ssideaa Refer to Block 16 b. COPIES 
8. APP CODE A 11. AS OF DATE 13. DATE OF SUBSEQUENT a. ADDRESSEE 
SUBMISSION 
nA Refer to Block 16 Reg | Repro | 


NA 
16. REMARKS SFAE-CBD-SEN-ARS 


DCMA 


4. DID may be obtained at: http://quicksearch.dia mil. 
9. Distribution guidance is provided in DOD Instruction 5230.24. (http:/Awww.dtic.mil/whs/directives/corres/ ins1.html) 
12.&13.CDAC: 2 Calendar Days After Award of Contract. Meeting minutes due 2 CDAC. Power-point Slides due 1 
CDAC. 
14.Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by 
the Government to: SFAE-CBD-SEN-ARS, 
(RDCB- SFAE-CBD-GN), the Contract and 
the DCMA Representative. 


G. PREPARED BY 


DD FORM 1423-1; PREVIOUS EDITION MAY BE USED. 


Page __1 of 2 Pages 
Designed using Perform Pro, WHS/DIOR, Aug 96 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST Form Approved 
(1 Data Item) OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to average 110 hours per response, including the time for reviewing instructions, searching existing data 
sources, — Ss as ee eee and completing and reviewing the collection of information. Send com 
in 


ments regarding this burden estimate or any other aspect 
ing suggestions for reducing the burden, to Department of Defense, Washington Headquarters 


Services, Directorate for Information Operations 
A. CONTRACT LINE ITEM NO. B. acing C. en 
CLIN 0003 CLIN 1003 CLIN 2003 
D. SYSTEM/ITEM E. CONTRACT/PR NO. F. CONTRACTOR 
COVID19 Mobile Lab MRIGlobal 


2. TITLE OF DATA ITEM 3. SUBTITLE 


17. PRICE GROUP 
Parts List 


Commercial Parts List with Numbers 


4. AUTHORITY (Data Acquisition Document 5. CONTRACT REFERENCE 6. REQUIRING OFFICE 78. ESTIMATED 
DI-SESS-81359B TOTAL PRICE 
PWs Para 57 SFAE-CBD-SEN-ARS 


7. DD 250 REQ 9. DIST STATEMENT 10. FREQUENCY 


2. DATE OF FIRST DISTRIBUTION 
NO REQUIRED OTIME SUBMISSION 


Refer to Block 16 b. COPIES 
8. APP CODE A 


11. AS OF DATE 13. DATE OF SUBSEQUENT a. ADDRESSEE 
N/A SUBMISSION 
NA ies 


6. REMARKS SFAE-CBD-SEN-ARS 
4. DID may be obtained at: http://quicksearch.dla mil/. CCAP-SCE 
9. Distribution guidance is provided in DOD Instruction 5230.24. (http /Avww ditic mil/whs/directives/corres/ ins1-html) 
12. CDAC: 30 Calendar Days After Award of Contract. 


14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by the 
Government to: Task COR/Government: (SFAE-CBD-SEN-ARS); 
the Contract Speciali: al ‘epresentative. 

LT: Letter of Transmi 


DCMA 


G. PREPARED BY 


DD FORM 1423-1, PREVIOUS EDITION MAY BE USED. Page__1 of 2 fee 


Designed using Perform Pro, WH: 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST Form Approved 
(1 Data Item) OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to average 110 hours per response, including the time for reviewing instructions, searching existing data 
sources, gathering and maintaining the data needed, and completing and reviewing the collection of information. Send comments regarding this burden estimate or any other aspect 
of in suggestions for reducing the burden, to Department of Defense, Washington Headquarters Services, Directorate for Information Operations 


A. CONTRACT TINE ITEM NO. B. ese Cc. en 
CLIN 0002 CLIN 1002 CLIN 2002 
D. SYSTEM/ITEM E. CONTRACT/PR NO. F. CONTRACTOR 
COVID-19 Mobile Lab MRIGlobal 


2. TITLE OF DATA ITEM 


Test/Inspection Report 


AUTHORITY (Data Acquisition Document 5. CONTRACT REFERENCE 6. REQUIRING OFFICE 
DINDTI80809B 
PWS Para's 3 3, 3.3.1,5.3 SFAE-CBD-SEN-ARS 


7. DD 250 REQ 9. DIST STATEMENT | 10. FREQUENCY 2. DATE OF FIRST : DISTRIBUTION 
REQUIRED SUBMISSION 


Final 


8. APP CODE A 11. AS OF DATE 13. DATE OF SUBSEQUENT a. ADDRESSEE 
NIA SUBMISSION 
NA Refer to Block 16 


16. REMARKS SFAE-CBD-SEN-ARS 


4. DID may be obtained at: http://quicksearch.dla mil/. CCAP-SCE 


9. Distribution guidance is provided in DOD Instruction 5230.24. (http:/Awww.dtic_mil/whs/directives/corres/ ins1.html) DCMA 
12. & 13. Submit upon delivery at first duty station. First submission is due 8-15 Calendar Days After Award of 
Contract (CDAC). 

14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by 
the Government to: Task COR/Government: 

SFAE-CBD-SEN-ARS); the Contract Special - and 

the DCMA Representative. LT: Letter of Trai 


G. PREPARED BY 


DD FORM 1423-1 PREVIOUS EDITION MAY BE USED. Page __1 of 2 Pages 
Designed using Perform Pro, WHS/DIOR, Aug 96 


17. PRICE GROUP 


18. ESTIMATED 
TOTAL PRICE 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST Form Approved 
(1 Data Item) OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to average 110 hours per response, including the time for reviewing instructions, searching existing data 
sources, gathering and maintaining the data needed, and completing and reviewing the collection of information. Send comments regarding this burden estimate or any other aspect 
of this collection of information, including Department of Defense, Washington Headquarters i i 


form to the above address. Send completed form to the Government Issuing Contracting Officer for the Contract/PR No. listed in Block E. 
A. CONTRACT LINE ITEM NO. B. EXHIBIT C. CATEGORY: 
CLIN 0003 CLIN 1003 CLIN 2003 A TDP ™ OTHER _General Data 
D. SYSTEM/ITEM E. CONTRACT/PR NO. F. CONTRACTOR 
COVID19 Mobile Lab MRIGlobal 


1. DATA ITEM NO. 2. TITLE OF DATA ITEM 3. SUBTITLE 


A006 Contract Summary Report Program Report 


4. AUTHORITY (Data Acquisition Document 5. CONTRACT REFERENCE 6. REQUIRING OFFICE 
DI-ADMN-80447A Paragraph 5.7 SFAE-CBD-SEN-ARS 
7. DD 250 REQ 9. DISTSTATEMENT | 10. FREQUENCY 2. DATE OF FIRST i DISTRIBUTION 
ae REQUIRED cr SUBMISSION 
Refer to Block 16 b. COPIES 


8. APP CODE A 11. AS OF DATE 13. DATE OF SUBSEQUENT a. ADDRESSEE 
NA SUBMISSION 


NA 
16. REMARKS SFAE-CBD-SEN-ARS 


4. DID may be obtained at: http://quicksearch.dia mill. 
9. Distribution guidance is provided in DOD Instruction 5230.24. (http /Awww dtic mil/whs/directives/corres/ DCMA 
ins1.html) 


12. and 13.CDAC: Calendar Days After Award of Contract. Report due 60 CDAC. 

14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved 
by the Government to: Task COR/Government: 

(SFAE-CBD-SEN-ARS); the Contract Speciali an 

the DCMA Representative. 


15. TOTAL 
G. PREPARED BY 


17. PRICE GROUP 


18. ESTIMATED 
TOTAL PRICE 


, AU PREVIOUS EDITION MAY BE USED. Page__1 of 2 Pages 
Designed using Perform Pro, WHSIDIOR, Aug 96 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST 


(1 Data Item) 


The public reporting burden for this collection of information is estimated to Laer Ab hours per response, including the time for reviewing instructions, searching existing data 


sources, gathering and maintaining the data needed, and completing and 
int ing suggestions for reducing the burden, to 


2. TITLE OF DATA ITEM 
Safety Assessment Report 


AUTHORITY (Data Acquisition Document 
DI-SAFT-80102C 


7. DD 250 REQ 
NO 


9. DIST STATEMENT 
REQUIRED 


10. FREQUENCY 
OTIME 


11. AS OF DATE 
N/A 


4. DID may be obtained at: http://quicksearch.dla mil/. 


8. APP CODE A 


NA 
6. REMARKS 


9. Distribution guidance is provided in DOD Instruction 5230.24. (http /Avww ditic mil/whs/directives/corres/ ins1-html) 


12. CDAC: 30 Calendar Days After Award of Contract. 


14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by the 


Goverment to: Task COR/Government: 
the Contract Specialist al 
LT: Letter of Transmittal only. 


G. PREPARED BY 


DD FORM 1423-1 


Department of Defense, Washington Head: 


A. CONTRACT LINE ITEM NO. B. EXHIBIT S a 
CLIN 0003 CLIN 1003 CLIN 2003 
D. SYSTEM/TEM E. CONTRACTIPR NO. F. CONTRACTOR 
COVID19 Mobile Lab MRIGlobal 


5. CONTRACT REFERENCE 


PWS Para's 3.4, 5.8 


PREVIOUS EDITION MAY BE USED. 


Form Approved 
OMB No. 0704-0188 


collection of information. Send comments this burden estimate or any other aspect 


quarters Services, Directorate for Information Operations 


3. SUBTITLE 


6. REQUIRING OFFICE 
SFAE-CBD-SEN-ARS 
2. DATE OF FIRST 


SUBMISSION 
Refer to Block 16 


13. DATE OF SUBSEQUENT 
SUBMISSION 


DISTRIBUTION 


b. COPIES 


a. ADDRESSEE 


SFAE-CBD-SEN-ARS 
CCAP-SCE 
DCMA 


(SFAE-CBD-SEN-ARS); 
‘epresentative. 


15. TOTAL 


Page __1 of 2 Pages 
Designed using Perform Pro, WHS/DIOR, Aug 96 


17. PRICE GROUP 


18. ESTIMATED 
TOTAL PRICE 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST 


(1 Data Item) 


Form Approved 
OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to Laer Ab hours per response, including the time for reviewing instructions, searching existing data 


sources, gathering and maintaining the data needed, and completing and 
of in suggestions for reducing the burden, to 


form to the above address. Send completed form to the Government Issuing Contracting Officer for the Contract/PR 


collection of information. Send comments 
rtment of Defense, Washington Head 


this burden estimate or any other aspect 
Services, Directorate for Information Operations 


No. listed in Block E. 


A. CONTRACT LINE ITEM NO. B. EXHIBIT C. CATEGORY: 
CLIN 0003 CLIN 1003 CLIN 2003 A TDP ™ 


D. SYSTEM/ITEM E. CONTRACTI/PR NO. F. CONTRACTOR 
COVID19 Mobile Lab MRIGlobal 


2. TITLE OF DATA ITEM 


4. AUTHORITY (Data Acquisition Document 5. CONTRACT REFERENCE 
DI-TMSS-80527 (TAilored) PWS Para 55 


7. DD 250 REQ 9. DIST STATEMENT 10. FREQUENCY 


REQUIRED 


NO 3TIME SUBMISSION 


Refer to Block 16 
8. APP CODE A 11. AS OF DATE 


N/A SUBMISSION 


NA 


16. REMARKS 


4. D D may be obtained at: http://quicksearch.dia mil/. Paragraph 7 does not apply. M L-PRF-32216 provides 


guidance. 


9. Distribution guidance is provided in DOD Instruction 5230.24. (http /Awww dtic mil/whs/directives/corres/ ins1 html). 
12. & 13. First is due 7-14 Calendar Days After Award of Contract (CDAC). Second is due 28 CDAC. Third is due 49 


CDAC. 


14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by the 


Goverment to: Task COR/Govermment| 
(SFAE-CBD-SEN-ARS); the Contract 
the DCMA Representative. LT: Letter of Transm 


E) and 


G. PREPARED BY | H. DATE 


DD FORM 1423-1, 


Commercial Off-The-Shelf (COTS) Manuals and Associated Supplemental Data 


2. DATE OF FIRST 


13. DATE OF SUBSEQUENT 


PREVIOUS EDITION MAY BE USED. 


3. SUBTITLE 


Equipment Manual and Operating Procedures 


6. REQUIRING OFFICE 
SFAE-CBD-SEN-ARS 


DISTRIBUTION 


b. COPIES 
Final 


a. ADDRESSEE 
Refer to Block 16 


SFAE-CBD-SEN-ARS 
CCAP-SCE 
DCMA 


15. TOTAL 


Page __1 of 2 Pages 
Designed using Perform Pro, WHS/DIOR, Aug 96 


17. PRICE GROUP 


18. ESTIMATED 
TOTAL PRICE 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST 
(1 Data Item) 


Form Approved 
OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to average 110 hours per response, including the time for reviewing instructions, searching existing data 

Li ing the collection of information. Send comments regarding this burden estimate or any other aspect 

of in ing suggestions for reducing the burden, to Department of Defense, Washington Headquarters Services, Directorate for Information Operations 

and Reports ‘oroL-188) 1215 Jefferson Davis Highway, Suite 1204, Arlington, VA 22202-4302. Ri should be aware that notwithstanding any other provision of law, no 

person shall be subject to any penalty for failing to comply with a collection of information if it does not display a currently valid OMB control number. Please DO NOT RETURN your 
form to the above address. Send completed form to the Government Issuing Contracting Officer for the Contract/PR No. listed in Block E. 


A. CONTRACT LINE ITEM NO. B. EXHIBIT C. CATEGORY: 
0001, 2001, 3001 A TDP ™ 


OTHER _ General Data 


D. SYSTEM/TEM E. CONTRACTIPR NO. F. CONTRACTOR 
COVID19 Mobile Lab MRIGlobal 


2. TITLE OF DATA ITEM 


3. SUBTITLE 


Special Equipment Tools and Test Equipment List 


4. AUTHORITY (Data Acquisition Document No.) 
DHLSS-80868 


5. CONTRACT REFERENCE 


PWS Para 5.1 
10. FREQUENCY 
ASREQ 


7. DD 250 REQ 
YES 


9. DIST STATEMENT 
— 7-14 CDAC 


13. DATE OF SUBSEQUENT 
SUBMISSION 


A 11. AS OF DATE 
N/A 


6. REMARKS 


4. DD may be obtained at: http //quicksearch dia.mil/. 


9. Distribution guidance is provided in DOD Instruction 5230 24. (http:/Awww.dtic.mil/whs/directives/corres/ ins1 html) 


12. & 13. 1st submission 7-14 Calendar Days After Award of Contract (CDAC); 2nd submission 28 CDAC; 3rd 
Submission 49 CDAC. 


14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by the 


Goverment to: Task COR/Government: (SFAE-CBD-SEN- 
ARS), the Contract Speciali = 3 Representative. 


LT: Letter of Transmittal only. 


The following CLINS Apply: Mobile Lab Production use CLIN 0001, 1001, 2001. Mobile Lab shipment and 
travel use CL N 0002, 1002, 2002. 


G. PREPARED BY 


PREVIOUS EDITION MAY BE USED. 


12. DATE OF FIRST SUBMISSION 


Refer to Block 16 


Mobile Laboratory 


6. REQUIRING OFFICE 
SFAE-CBD-SEN-ARS 


DISTRIBUTION 


b. COPIES 
Final 


a. ADDRESSEE 


SFAE-CBD-SEN-ARS 
CCAP-SCE 
DCMA 


Page __1 of 2 Pages 
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17. PRICE GROUP 


18. ESTIMATED 
TOTAL PRICE 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


CONTRACT DATA REQUIREMENTS LIST Form Approved 
(1 Data Item) OMB No. 0704-0188 


The public reporting burden for this collection of information is estimated to average 110 hours per response, including the time for reviewing instructions, searching existing data 
sources, gathering and maintaining the data needed, and completing and reviewing the collection of information. Send comments regarding this burden estimate or any other aspect 
of in suggestions for reducing the burden, to Department of Defense, Washington Headquarters Services, Directorate for Information Operations 


A. CONTRACT TINE ITEM NO. B. ese Cc. en 
CLIN 0002 CLIN 1002 CLIN 2002 
D. SYSTEM/ITEM E. CONTRACT/PR NO. F. CONTRACTOR 
COVID-19 Mobile Lab MRIGlobal 


2. TITLE OF DATA ITEM 


Test/Inspection Report 


AUTHORITY (Data Acquisition Document 5. CONTRACT REFERENCE 6. REQUIRING OFFICE 
DINDTI80809B 
PWS Para's 3 3, 3.3.1,5.3 SFAE-CBD-SEN-ARS 


7. DD 250 REQ 9. DIST STATEMENT | 10. FREQUENCY 2. DATE OF FIRST : DISTRIBUTION 
REQUIRED SUBMISSION 


Final 


8. APP CODE A 11. AS OF DATE 13. DATE OF SUBSEQUENT a. ADDRESSEE 
NIA SUBMISSION 
NA Refer to Block 16 


16. REMARKS SFAE-CBD-SEN-ARS 


4. DID may be obtained at: http://quicksearch.dla mil/. CCAP-SCE 


9. Distribution guidance is provided in DOD Instruction 5230.24. (http:/Awww.dtic_mil/whs/directives/corres/ ins1.html) DCMA 
12. & 13. Submit upon delivery at first duty station. First submission is due 8-15 Calendar Days After Award of 
Contract (CDAC). 

14. Submit in electronic format in Microsoft Office (Word, Excel & PowerPoint) or in another format approved by 
the Government to: Task COR/Government 

SFAE-CBD-SEN-ARS); the Contract Special - and 

the DCMA Representative. LT: Letter of Trai 


G. PREPARED BY 


DD FORM 1423-1, } PREVIOUS EDITION MAY BE USED. Page __1 of 2 Pages 
Designed using Perform Pro, WHS/DIOR, Aug 96 


17. PRICE GROUP 


18. ESTIMATED 
TOTAL PRICE 


INSTRUCTIONS FOR COMPLETING DD FORM 1423 
(See DoD 5010. 12-M for detailed instructions.) 


FOR GOVERNMENT PERSONNEL 


Item A. Self-explanatory. 

Item B. Self-explanatory. 

Item C. Mark (X) appropriate category: TDP - Technical Data 
Package; TM - Technical Manual; Other - other category of data, 
such as "Provisioning,""Configuration Management," etc. 


Item D. Enter name of system/item being acquired that data will 
support. 


Item E. Self-explanatory (to be filled in after contract award). 
Item F. Self-explanatory (to be filled in after contract award). 
Item G. Signature of preparer of CDRL. 

Item H. Date CDRL was prepared. 

Item I. Signature of CDRL approval authority. 

Item J. Date CDRL was approved. 

Item 1. See DoD FAR Supplement Subpart 4.71 for proper 
numbering. 


Item 2. Enter title as it appears on data acquisition document 
cited in Item 4. 


Item 3. Enter subtitle of data item for further definition of data item 
(optional entry). 


Item 4. Enter Data Item Description (DID) number, military 
specification number, or military standard number listed in DoD 
5010.12-L (AMSDL), or one-time DID number, that defines data 
content and format requirements. 


Item 5. Enter reference to tasking in contract that generates 
requirement for the data item (e.g., Statement of Work paragraph 
number). 


Item 6. Enter technical office responsible for ensuring adequacy 
of the data item. 


Item 7. Specify requirement for inspection/acceptance of the data 
item by the Government. 


Item 8. Specify requirement for approval of a draft before 
preparation of the final data item. 


Item 9. For technical data, specify requirement for contractor to 
mark the appropriate distr bution statement on the data (ref. DoDD 
5230.24). 

Item 10. Specify number of times data items are to be delivered. 
Item 11. Specify as-of date of data item, when applicable. 

Item 12. Specify when first submittal is required. 


Item 13. Specify when subsequent submittals are required, when 
applicable. 


Item 14. Enter addressees and number of draft/final copies to be 
delivered to each addressee. Explain reproducible copies in Item 
16. 


Item 15. Enter total number of draft/final copies to be delivered. 


Item 16. Use for additional/clarifying information for Items 1 
through 15. Examples are: Tailoring of documents cited in Item 4; 
Clarification of submittal dates in Items 12 and 13; Explanation of 
reproducible copies in Item 14.; Desired medium for delivery of the 
data item. 


DD FORM 1423-1, AUG 96 


FOR THE CONTRACTOR 


Item 17. Specify appropriate price group from one of the following 
groups of effort in developing estimated prices for each data item 
listed on the DD Form 1423. 


a. Group |. Definition - Data which is not otherwise essential to the 
contractor's performance of the primary contracted effort (production, 
development, testing, and administration) but which is required by DD 
Form 1423. 


Estimated Price - Costs to be included under Group | are those 
applicable to preparing and assembling the data item in conformance 
with Government requirements, and the administration and other 
expenses related to reproducing and delivering such data items to the 
Government. 


b. Group Il. Definition - Data which is essential to the performance 
of the primary contracted effort but the contractor is required to 
perform additional work to conform to Government requirements with 
regard to depth of content, format, frequency of submittal, preparation, 
control, or quality of the data item. 


Estimated Price - Costs to be included under Group II are those 
incurred over and above the cost of the essential data item without 
conforming to Government requirements, and the administrative and 
other expenses related to reproducing and delivering such data item to 
the Government. 


c. Group Ill. Definition - Data which the contractor must develop for 
his internal use in performance of the primary contracted effort and 
does not require any substantial change to conform to Government 
requirements with regard to depth of content, format, frequency of 
submittal, preparation, control, and quality of the data item. 


Estimated Price - Costs to be included under Group III are the 
administrative and other expenses related to reproducing and 
delivering such data item to the Government. 


d. Group IV. Definition - Data which is developed by the contractor 
as part of his normal operating procedures and his effort in supplying 
these data to the Government is minimal. 


Estimated Price - Group IV items should normally be shown on 
the DD Form 1423 at no cost. 


Item 18. For each data item, enter an amount equal to that portion of 
the total price which is estimated to be attr butable to the production or 
development for the Government of that item of data. These 
estimated data prices shall be developed only from those costs which 
will be incurred as a direct result of the requirement to supply the data, 
over and above those costs which would otherwise be incurred in 
performance of the contract if no data were required. The estimated 
data prices shall not include any amount for rights in data. The 
Government's right to use the data shall be governed by the pertinent 
provisions of the contract. 


